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Proceedings, January 2, 1963 





Meeting was called to order by Chair- 
man Tietz at 7:30 P.M. 


Present—Messrs. Hazen, Mason, Mingus, 
Stabler, Stow, Tietz—6é. 


Absent—Messrs. DeRose and Walker 


Messrs. DeRose and Walker were excused 
from the meeting. 


Minutes of the previous meeting were 
approved as printed. 
GENERAL BUSINESS 


Letter from Councilman Perrin regard- 
ing duplication of Wilson Street. 


Send letter to City Council referring to 
Boards letter of March 6, 1961. 


Copy of a letter to City Council from 
Union President relative to requests for 
1963-64 Budget. 


Received and placed on file. 

Letter from McNamee, Porter & Seeley 
relative to Sewage Disposal construction 
program under bond issue. 

Received and placed on file. 

Letter from Mick & Rowland regarding 
work on engineering program. 


Received and placed on file. 


Letter from McNamee, Porter & Seeley 
listing various extras and credits on the 
Office and Laboratory Building Sewage 
Treatment Plant Contract No. 2. 


Motion by Mr. Stow, supported by Mr. 
Hazen, that the credits and extras as 
listed in the letter be allowed. 


Carried. 


Referral from the City Council of Karls 
Plat. 


Motion by Mr. Mingus, supported by Mr. 


Stabler, that the Board recommend to the 
City Council that the plat be approved. 


Carried. 


Referral from the City Council of the 
matter of the sewers on Ferley and Bogart 
Streets. 


Motion by Mr. Mason, supported by Mr. 
Stabler, that inasmuch as the petition is 
still good, that the Board recommend to 
the City Council that the request of the 
original petitioners be approved. 


Carried, 


Motion by Mr. Stow, supported by Mr. 
Hazen, that the department be authorized 
to replace seven trucks. 


Carried. 


Mr. Thornton explained the various bids 
to be received during the next two weeks. 


Matter of new contour maps for newly 
annexed areas was discussed. 


Referred to Mr. Thornton to write to 
the City Council. 


State contracts in the City for South 
Logan Widening and the Pine Tree Con- 
nector were discussed. 


Mr. Thornton reported on Sewer and 
Drain Pipe report across I-96 right-of-way, 
right-of-way for Weigman Interceptor, 
right-of-way for Grand Avenue Extension, 
Holmes Road Extension, and the bridge 
over Red Cedar on Pennsylvania. 


Items for proposed 19€3-64 budget were 
discussed and January 23, 1963, was sched- 
uled for the final budget meeting. 


Meeting adjourned at 9:35 P.M. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 
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Proceedings, January 23, 1963 





Meeting was called to order by Chairman 
Tietz at 7:30 p.m. 


Present—Messrs. Hazen, Mason, Mingus, 
Tietz, Walker—5, 


Absent—Messrs. DeRose, Stabler, Stow 


Messrs. DeRose, Stabler, Stow were ex- 
cused from the meeting. 


Minutes of the previous meeting were 
approved as printed. 


Councilman Milks attend the meeting. 


GENERAL BUSINESS 


Councilman Milks was present to dis- 
cuss his resolution relative to the changing 
of the City policy on street improvements. 
Mr. Milks explained his resolution to the 
Board and a lengthy discussion followed. 


Mr. Milks left the meeting. 


Mr. Thornton submitted the proposed 
1968-64 budget for the department to the 
Board. 


The proposed budget was examined in 
detail and was unanimously approved for 
submission to the Mayor, 


Motion by Mr. Mingus supported by 
Mr. Hazen that the Director of Public 
Service write a letter to the City Council 
regarding a change in sewerage rates. 


Carried. 


The Committee on Streets and Sidewalks 
submited a report that the Board of Public 
Service recommend to the City Council 
that plans for the reconstruction of the 
bridge over the Red Cedar River and also 
including alterations to the sidewalks, 
curb and gutter and drainage facilities 
at the grade separation structure carrying 
the Grand Trunk Western Railroad over 
South Pennsylvania Avenue just north of 
the Pennsylvania Avenue Bridge over the 
Red Cedar River, be approved and that 
they advertise for bids for the reconstruc- 


‘tion of the bridge and required alterations. 


Motion by Mr. Mingus supported by 
Mr. Hazen that the report of the Com- 
mittee be approved. 


Carried. 


Meeting adjourned at 10:55 p.m. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 


B/P 
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Proceedings, February 6, 1963 





Meeting was called to order by Chairman 
Tietz at 7:30 p.m. 


Present: Messrs. DeRose, Hazen, Mason, 
Stabler, Tietz—5. 


Absent: Messrs. Mingus, Stowe, Walker 


Messrs. Mingus, Stowe and Walker were 
excused from the meeting. 


Minutes of the previous meeting were 
approved as printed. 


Councilman Perrin attended the meeting. 


GENERAL BUSINESS 


Letter from Mayor Bowerman relative to 
departmental budget hearing. 


Received and placed on file. 


Letter from Francis Fine regarding 
changing name of Bernard St. in Blueberry 
Hill Plat to Calvin Dr. 


Motion by Mr. Stabler, supported by Mr. 
Hazen, that the Board recommend to the 
City Council that the name be changed. 


Carried. 


Letter from Chicago Testing Laboratory 
relative to bituminous testing. 


Motion by Mr. Mason, supported by Mr. 
Stabler, that the Chicago Testing Labora- 
tory be used for bituminous testing. 


Carried. 


Letter from the Michigan Department of 
Aeronautics relative to construction pro- 
gram for coming year. 


Received and placed on file. 


Letter from Councilman Bradshaw with 
a copy of proposed resolution from the 


Committee of the Whole relative to pay- 
ment of special assessments. 


Motion by Mr. Hazen, supported by Mr. 
DeRose that the Board of Public Service 
notify the City Council that they approve 
the installment payment of special assess- 
ments, where necessary. 


Carried. 


Letter from Waidelich Real Estate sub- 
mitting offers to sell various properties for 
extension of N. Grand Ave. 


Motion by Mr. DeRose, supported by Mr. 
Stabler, that the offers be submitted to the 
City Council with the recomemndation that 
the properties be purchased. 


Carried. 


Letters from McLravy & Sons, Tecon 
Engineers, Mick & Rowland, and Snyder 
Associates relative to engineering work 
for the City. 


Referred to the Director of Public Serv- 
ice to submit to the City Council. 


Referral from the City Council of a let- 
ter from Linda Neal regarding fatal acci- 
dent on Mary Ave. 


Received and placed on file. 


Referral from the City Council of a let- 
ter signed by 94 residents in the Holmes 
Road area relative to withdrawal of all 
proposals to construct storm drains and 
sanitary sewers in front of their properties. 


Motion by Mr. Stabler, supported by Mr. 
DeRose, that inasmuch as both of these 
streets are included in the resolution adopt- 
ed January 28, 1963, to be planned for com- 
plete improvement, it will therefore be 
necessary to install utilities in order that 
this may be done, and also call to the 
attention of the Council that the necessary 
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public improvement resolutions require a 
minimum of ten weeks to process prior to 
construction. 


Carried. 


Referral from the City Council of a let- 
ter from the Ingham County Health 
Dept. relative to complaints investigated. 


Received and placed on file. 


Committee on Streets and Sidewalks sub- 
mitted a report on Street Improvements. 


Motion by Mr. Mason, supported by Mr. 
Stabler, that the report of the Committee 
be accepted and sent to the City Council. 


Carried. 


Reconstruction of Pennsylvania Ave. was 
discussed. Mr. Perrin also spoke on the 
reconstruction of this street. 


Referred to the Committee on Streets to 
meet with the City Traffic Engineer and 
report back at the next meeting. 


Motion by Mr. Mason, supported by Mr. 
Stabler, that the Board recommend to the 
City Council that the property purchased 
by the City of Lansing for the Sewage 
Plant Expansion, lying north of W. Willow 
St., be annexed to the City of Lansing. 


Carried. 


Mr. Thornton discussed equipment opera- 
tion costs. 


Referred to the Committee on Equipment. 
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Motion by Mr. Mason, supported by Mr. 
Stabler, that bids be taken for underbody 
blades. 


Carried. 


Motion by Mr. Stabler, supported by Mr. 
Mason, that the easement from the Gen- 
eral Motors Corporation ‘for the construc- 
tion of the West Side Relief Intercepting 
Sewer be submitted to the City Council 
with the recommendation that it be 
accepted. 


Carried. 


Motion by Mr. Mason, supported by Mr. 
DeRose, that the retained percentage on 
the Hausman Contract for the Sewage 
Plant Laboratory Building be reduced to 
five percent. 


Carried. 


Motion by Mr. Mason, supported by Mr. 
Stabler, that the Board recommend that 
the bid of the George Worthington Company 
for approximately 4,300 Garbage Cans for 
$3.49 per can less 2%, being the best and 
lowest bid be accepted. 


Carried. 


Motion by Mr. Stabler, supported by Mr. 
Mason that the Board recommend to the 
City Council that the bid of Max Curtis 
for seven trucks, being the best and lowest 
bid, be accepted. 


Carried. 


Meeting adjourned at 10:53 p.m. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 
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Proceedings, March 6, 1963 





-Meeting called to order by Chairman 
Tietz at 7:30 p.m. 


Present: Messrs. DeRose, Mason, Mingus, 
Stow, Tietz, Walker—6. 


Absent: Messrs. Hazen and Stabler—2. 


Messrs. Hazen and Stabler were excused 
from the meeting. 


Minutes of the previous meeting were 
approved as printed. 


GENERAL BUSINESS 


Letter from the Bert L. Smokler Com- 
pany relative to sewer connections for mul- 
tiple housing in Blueberry Hill Subd. 


Referred to Plumbing Board. 


Letter from Bert L. Smokler Company 
regarding developments in proposed annex- 
ation. 


Received and placed on file. 


Letter from Lee C. Dramis relative to 
reproduction of certain aerial photos by 
Abrams Aerial Survey Corp. 


Motion by Mr. Mason, supported by Mr. 
DeRose, that the Director of Public Service 
write to Abrams Company approving Mr. 
Dramis request. 


Carried. 


Letter from L. A. Davidson requesting 
final payment on E. Mt. Hope Bridge. 


Motion by Mr. Stow, supported by Mr. 
DeRose that final payment be made. 


Carried. 


Referral from the City Council of a let- 
ter from the Ingham County Board of 
Supervisors together with a petition from 


residents on E. Mt. Hope from Aurelius 


east to the city limits, relative to drainage 
facilites. 


Motion by Mr. Mingus, supported by Mr. 
DeRose, that the Board reply to the City 
Council stating that upon receipt of proper 
petitions for curb and gutter and drainage 
facilities, that the City will construct such 
improvements under the provisions of such 
ordinances governing such constructions, 
and that the petitioners be so notified. 


Carried. 


Referral from the City Council of a letter 
from the Ingham County Health Depart- 
ment relative to policies and procedures 
on future plats. 


Motion by Mr. Stowe, supported by Mr. 
Walker that the Board agrees with the 
Health Department that there is a need 
for more careful supervision of plats in 
the close proximity of cities and that the 
need for sanitary and storm facilities is as 
great in the areas just beyond the city 
limits line as inside. The Board also agrees 
that coordination of all units of government 
must be obtained to properly supervise this 
type of work, and are more than willing to 
assist in any way that it can to aid in 
coordinating plans. 


Carried. 


Referral from the City Council of a let- 
ter from Anthony Nosal regarding improve- 
ments on Holmes Road, Pleasant Grove 
Road and other streets in this area. 


Received and placed on file. 


Referral from the City Council of a reso- 
lution by Councilman Bradshaw relative to 
the construction of sidewalk on both sides 
of S. Logan from Victor south to the city 
limits and on both sides of Holmes Road 
from S. Washington to S. Logan St., in 
order to provide for the adequate safety 
and protection of many school children. 


Motion by Mr. Mason, supported by Mr. 
Walker, that the Board of Public Service 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


MARCH 18, 1963 


concur with the resolution and that the 
resolutions providing for this construction 
will be prepared so that upon completion of 
the widening of S. Logan St., and upon the 
securing of the necessary land on Holmes 
Road, these walks may be constructed. 


Carried. 


Referral from the City Council of a reso- 
lution by Councilman Bradshaw relative to 
the construction of a pedestrian overpass 
across S. Logan St. at either Reo Road or 
Pierce Road. 


Motion by Mr. Mingus, supported by Mr. 
Mason, that the Board concurs in the need 
for a pedestrian overpass at either of the 
two intersections, and that the City Coun- 
cil be notified that funds for the construc- 
tion of the overpass have been requested in 
the Public Service Departments 1963-64 
budget requests. 


Carried. 


Committee on Streets report on meeting 
with representatives of the Central Free 
Methodist Church to discuss purchase of 
Church property for Grand Avenue Exten- 
sion. As there could not be a meeting of 
minds, it is the recommendation of the 
Committee that the City Council be in- 
formed that the Board does not feel that 
a reasonable settlement can be made with 
the Church. 


Motion by Mr. Mingus, supported by Mr. 


COUNCIL PROCEEDINGS 195 


DeRose that the report of the Committee 
be approved. 


Carried. 


The plans for the improvement of Penn- 
sylvania Ave. were examined and discussed. 


Motion by Mr. Stowe, supported by Mr. 
Mingus, that the plans to improve Penn- 
sylvania Ave. from Sheridan St. to Lincoln 
St., by the elimination of the median strip 
and repaving the street for the full 60 feet 
width be approved. 


Carried. 


Mr. Tietz was appointed by the Board to 
present the results of this motion to the 
joint meeting of the Planning Board, Traf- 
fic Board and the Public Service Board. 


Mr. Thornton presented a report on side- 
walk permit fees. 


Referred to the Committee on Streets and 
Sidewalks to report back in 30 days. 


Meeting adjourned at 9:45 p.m. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 
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April 3, 1963 


Meeting was called to order by Chairman 
Tietz at 7:30 P.M. 


Present: Messrs, Mason, Mingus, Stab- 
ler, Stow, Tietz—5. 


Absent: Messrs. DeRose, Hazen, Walker 
—3. 


Messrs. DeRose, Hazen, Walker were 
excused from the meeting. 


Minutes of the previous meeting were 
approved as printed. 


GENERAL BUSINESS 


Letter from Hager & Cove Lumber 
Company relative to abrogation of existing 
sewer easement. 


Motion by Mr. Stabler, supported by 
Mr. Stow that the Board recommend to 
the City Council that the existing sewer 
easement, as it affects Lots 6 thru 10 
inclusive, in the proposed Haco Subdivi- 
sion, be abrogated, subject to receipt of 
a new sewer easement across Lot 10 of 
the proposed Haco Subdivision. 


Carried. 


Letter from Michigan Water Resources 
Commission relative to control and regu- 
lation of streams, waters and water courses 
within the City. 


Motion by Mr. Mingus, supported by 
Mr. Stabler that the Board recommend 
to the City Council that there exists a 
need for an ordinance determining rights 
in connection with the rivers and streams 
within the City. 


Carried. 


Letters from City Attorney and City 
Controller listing businesses delinquent in 
tax payments. 


Received and placed on file. 


Mr. G. W. Sunday, of McNamee, Porter 
& Seeley, presented a letter from his firm 
covering extra work necessary on the 
West Side Interceptor, due to unsatisfac- 
tory soil conditions. The estimated cost 
of this extra work was $9,359.80, with a 
savings of approximately $4,000 due to 
elimination of 24 inch sewer. 


Motion by Mr. Stow, supported by Mr. 
Mingus that this extra charge be allowed. 


Carried. 


Mr. Sunday also presented a letter from 
the Fisher Contracting Company for extra 
cost for two 24 inch access openings com- 
plete with cover plates to provide means 
for inspection and cleaning on the pressure 
portion of the West Side Interceptor. 


Motion by Mr. Mason, supported by 
Mr. Mingus that the extra charge for the 
two openings, in the amount of $689.00, 
be authorized. 


Carried. 


Letter from the Michigan State High- 
way Department relative to traffic at 
Grand River, Marshall and Saginaw, 


Referred to the Director of Public 
Service. 


The Board discussed the problems re- 
sulting from the recent thaw and rains 
i. the Holmes Road and Pleasant Grove 

rea. 


It was moved and supported that a letter 
be written to the City Council calling 
their attention to the need for sewage 
and drainage facilities in these areas, 


Referral from the City Council of a let- 
ter from the Everett Elementary P.T.A. 
relative to the construction of sidewalk on 
Holmes Road from Logan west to Deer- 
field and on Pleasant Grove Road from 
Victor south to existing walk. 
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Motion by Mr. Stow, supported by Mr. 
Mingus that the Board recommend to the 
City Council that sidewalk be ordered con- 
structed during the coming construction 


season as listed on the schedule submitted. 


by the Director of Public Service. 


Carried. 


Motion by Mr. Mason, supported by Mr. 
Stabler that the Board bring to the atten- 
tion of the City Council, the sewage prob- 
lems existing on Jolly Road from Aurelius 
Road to Devonshire, and the need to order 
sewers constructed on certain frontages 
not petitioned for in Jolly Road. 


Carried. 


APRIL 22, 1963 


Motion by Mr. Mingus, supported by 
Mr. Stabler that the Board request advice 
from the City Council on the proposed 
rubbish and garbage pickup, inasmuch as 
the deadline for mailing can rental notices 
is near, 


Carried. 


Meeting adjourned at 9:30 P.M. 
Rspectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 
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Meeting called to order by Chairman 
Tietz at 7:30 P.M. 


Present—Messrs. DeRose, Mason, Mingus, 
Stabler, Stow, Tietz—é6. 


Absent—Messrs. Hazen and Walker—2. 


Messrs, Hazen and Walker were excused 
from the meeting. 


Minutes of the previous meeting were 
approved as printed. 


GENERAL BUSNESS 


Letter from Hubbard and Company rela- 
tive to change in light poles for S. Penn- 
sylvania Avenue Bridge. 


Motion by Mr. DeRose supported by Mr. 
Stabler that the extra for the poles be 
approved. 


Carried. 


Letter from McNamee, Porter and Seeley 
covering an evaluation of naturally aspir- 
ated verus turbocharged gas engines for 
blower drives at Sewage Plant. 


Motion by Mr. Stow supported by Mr. 
Stabler that McNamee, Porter and Seeley 
be instructed to prepare plans and speci- 
fications for engines and blowers based on 
naturally aspirated gas engines. 


Carried. 


Letter from Lurea Building Company re- 
questing permission to construct Curb and 
Gutter and Gravel on Stillwell Street in 
Churchill Downes No. 1 in front of Lots 
165 through 168 inclusive and Lots 176 
through 184 inclusive. 


Motion by Mr. Mingus supported by Mr. 
DeRose that the request be approved and 
that it be constructed under the supervision 
of the public service department and at 
no cost to the City of Lansing. 


Carried. 


Letter from the Sky-Walker Corporation 
regarding proposed overpass at Reo and 
Logan. 


Received and placed on file. 


Letter from Michigan State Highway 
Dept. relative to proposed projects. 


Received and placed on file. 


Communication from the Planning Di- 
rector regarding proposed curb cut ordi- 
hance was referred to the Committee on 
Streets. 


Communication from the Michigan De- 
partment of Agriculture was referred to 
the Director of Public Service. 


Letter from the Michigan State Highway 
Department relative to Biennial Construc- 
tion Program. 


Received and placed on file, 


Letter from Mr. Giddings of the Board 
of Education regarding developing outlot 
to Reo Road for new school. 


Motion by Mr. Mingus supported by Mr. 
DeRose that the request of the School 
Board be approved. 


Carried. 


Letter from City Sidewalk Supervisor 
regarding sidewalk on private property on 
S. Cedar St. 


Motion by Mr. Stow supported by Mr. 
Mason that the City Council be requested 
to order sidewalk constructed on the west 
side of Cedar Street from Everettdale to 
Potter. Walk to be on City property. 


Carried. 
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Communications from Michigan State 
Highway Department relative to resurfac- 
ing of Saginaw Street from Pennsylvania 
to Grand River received and placed on file. 


Letter from Michigan State Highway 
Department regarding proposed crossing 
of the New York Central Railroad at 
en Street received and placed on 
file. 


Motion by Mr. Mason supported by Mr. 
Stabler that the proposal from Fishbeck 
and Thompson for preparation of plans 
for enclosure of the Hilliard Drain be sent 
to the City Council with the recommenda- 
tion that they be approved. 


Carried. 


Mr. Thornton discussed plans for con- 
struction of Pennsylvania Ave. 


Letter from Chairman Tietz to the City 
Council relative to plans for street pro- 
jects was read and discussed. 


Award of contracts for storm and sani- 
tary sewers in Arrowhead Manor No, 1 
and for Williams Street Force Main was 
discussed. 


Motion by Mr. DeRose supported by Mr. 
Stabler that any grader operators who 
could be spared, be sent to the Austin 
Western Grader School. 


Carried, 


Curb repair by Gunnite Method as used 
in Grand Rapids and Dearborn was dis- 
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cussed and the Director and Chairman of 
the Streets Committee were instructed to 
inspect this operation in the field. 


Motion by Mr. Mingus supported by Mr. 
Stabler that steps be taken to purchase a 
new autoclave for the Sewage Plant. 


Carried. 


Bids for various materials and equipment 
were discussed and placed on file. 


Letter from Collins E. Thornton: I wish 
to tender herewith, in accordance with the 
City Charter and the rules and regulations 
adopted to govern this Board, my resig- 
nation as Director of Public Service. This 
action is taken for personal reasons, I 
have four weeks vacation due as well as 
many additional] hours of overtime. I will 
continue to aid my successor until July 1, 
1963, if this is agreeable to the Board, or 
until you determine such date. I wish to 
advise you that I have thoroughly enjoyed 
working for the City the past 36 years. 
The past 6 years under the Board of Public 
Service have been a real priviledge to me 
and I assure you that it has been very 
enjoyable to me. 


After discussion and assurance that the 
decision was final, it was moved by Mr, 
Stow and supported by Mr. DeRose that 
the resignation, effective July 1, 1963, be 
accepted with deep regrets. 


Carried. 


Meeting adjourned at 9:30 P.M. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 


B/P 
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Proceedings, May 8, 1963 





Meeting was called to order by Chairman 
Milks at 7:30 P.M. 


Present: Messrs. DeRose, Hazen, Mason, 
Stabler, Stow, Tietz, Walker—7. 


Absent: Mr. Mingus. ' 


Mr. Mingus was excused from the 
meeting. 


GENERAL BUSINESS 


A discussion was held on filling the 
vacancy created by the resignation of Col- 
lings E. Thornton as Director of Public 
Service. 


Referral from the City Council of the 
Midway Industrial Center Plat. ‘ 


Motion by Mr. Stow supported by Mr. 
DeRose that the Board recommend to the 
City Council that the plat be approved. 


Carried. 


Meeting adjourned at 8:00 P.M. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 
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June 5, 1963 


Meeting was called to order by Chair- 
man Tietz at 7:30 P.M. 


Present: Messrs. DeRose, Hazen, Mason, 
Stabler, Tietz, Walker—6. 


Absent: Messrs. Mingus and Stow—2. 


Messrs. Mingus and Stow were excused 
from the meeting. 


GENERAL BUSINESS 


Motion by Mr. Walker supported by Mr. 
DeRose that the Board recommend to the 
City Council that the plats of Arrowhead 
Manor No. 2 and No. 3 be approved subject 
to the furnishing of the necessary petitions 
for the required improvements. 


Carried. 


Motion by Mr. Hazen supported by Mr. 
Stabler that the Board recommend to the 
City Council that the plat of Frandora Hills 
No. 1 be approved subject to the change in 
name of Stonewood Drive to Shelter Lane, 
and to the furnishing of a deed to the City, 
with no revision clause, for Outlot B, and 
further subject to the receipt of the neces- 
sary petitions for required improvements. 


Carried. 


Motion by Mr. Walker supported by Mr. 
Stabler that the Board recommend to the 
City Council that the plat of Midway Plaza 
Subdivision be approved subject to the 
furnishing of the necessary petitions for 
required improvements. 


Carried. 

Motion by Mr. Hazen supported by Mr. 
Walker that the Board recommend to the 
City Council that a sidewalk be ordered 
constructed at 1112 E. Greenlawn St. 


Carried. 


Referral from the City Council of the 
vacating of Fenton Street west of Low- 


croft was referred to the Committee on 
Streets for study and report at the next 
meeting. 


Tabulation of bids for the Bogart and 
Other Sewers was received and placed on 
file. 


Motion by Mr. Stabler supported by Mr. 
Mason that the Board recommend to the 
City Council that the award of the con- 
tracts for pumps for the Sewage Plant, 
be made in accordance with the recom- 
mendation of McNamee, Porter and Seeley 
as follows: Division A-2 Worthington 
Corporation $57,480.00, Division B-2 Worth- 
ington Corporation $20,513.00, Division 
C-2 Worthington Corporation $16,626.00, 
Division D-2 Colley and Schlee $11,806.00. 


Carried. 


The matter of an error in grade in lay- 
ing a portion of the West Side Interceptor 
was discussed and referred to the Com- 
mittee on Sewers for study and report 
at the next meeting. 


The Gunnite method of curb repair was 
discussed and referred to the Street Com- 
mittee for study. 


Plans for the Holmes Drain Enclosure as 
prepared by Fishbeck and Thompson were 
presented and discussed. 


Motion by Mr. Walker supported by Mr. 
DeRose that the Board recommend to the 
City Council that the plans be accepted and 
that bids be taken at the earliest possible 
date for the construction of the project. 


Carried. 


Motion by Mr. Mason supported by Mr. 
DeRose that the Board recommend to the 
City Council that the contracts with the 
Carrier Corporation for servicing the City 
Hall equipment be approved. 


Carried. 
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Letter from Councilman Potter regarding 
River Control Ordinance was referred to 
the new Board. 


Letter from the Michigan State Highway 
Department relative to the proposed grade 
crossing on M-43 west of Center Street was 
referred to the Director of Public Service. 


Motion by Mr. Mason supported by Mr. 
DeRose that the Board recommend to the 
City Council that the Municipal Mainte- 
Nance Contract with the Michigan State 
Highway Department be approved. 


Carried. 


JUNE 24, 1963 


Letter from the Building Commissioner 
regarding collection of fees for electrical 
inspections was discussed. 


Motion by Mr. DeRose supported by Mr. 
Mason that the Board recommend to the 
City Council that the change in ordinance 
as proposed by the Building Commissioner 
be made. 


Carried. 


Meeting adjourned at 9:40 P.M. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 
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June 13, 1963 


Meeting called to order by Chairman 
Tietz at 7:30 P.M. 


Present: Messrs. DeRose, Mason, Mingus, 
Stabler, Tietz—5. 


Absent: Messrs. Hazen, Stow, Walker— 


Messrs. Hazen, Stow and Walker were 
excused from the meeting. 


GENERAL BUSINESS 
The matter of securing additional prop- 


erty needed for the extension of Grand 
Avenue north was discussed. 


Motion by Mr. Stabler supported by Mr. 


DeRose that the matter of securing the 
additional land needed for the extension of 
Grand Avenue be referred to the City 
Council. 


Carried. 


Motion by Mr. DeRose supported by 
Mr. Mingus that George Wyllie be ap- 
pointed Acting Director of Public Service 
until a new Director is appointed. 


Carried. 


Meeting adjourned at 9:10 P.M. 
Respectfully submitted, 


William C. Waidelich 
Secretary 
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Proceedings, July 3, 1963 


Meeting called to order by Vice Chairman 
Walker at 7:30 P.M. 


Present: Messrs. DeRose, Kern, Mason, 
Mingus, Stow, Walker, Woodruff—7. 


Absent: Mr. Hazen—l. 
Mr. Hazen was excused from the meeting. 


Councilmen Buhl, Dean and Potter at- 
tended the meeting. 


GENERAL BUSINESS 


Mr. Walker introduced Mr. Kern and 
Mr. Woodruff to the Board as new mem- 
bers. 


Mr. Mason was elected Chairman of the 
Board and Mr. Stow was elected Vice 
Chairman. 


William C. Waidelich was appointed as 
Secretary of the Board. 


_ Mr. Mason assumed charge of the meet- 
ing. 


Mr. Mason appointed Mr. Woodruff, Mr. 
DeRose and Mr. Stow to examine the ap- 
plications for the position of Director of 
Public Service and to report back as soon 
as possible on applicants to be considered. 


Mr. Woodruff introduced a_ resolution 
that the City Council be requested to pro- 
vide funds to employe (2) new engineers 
in the department. 


Motion by Mr. Woodruff supported by 
Mr. DeRose that the requset be submitted 
to the City Council. 


Carried. 


Mr. Clyde Stephens spoke to the Board 
on the importance of preserving property 


corners and monuments which are constant- 
ly being endangered by construction work. 
Referral from the City Council of a request 
by Harold Crawford that undeveloped Floyd 
Street be vacated and the property be re- 
turned to the abutting properties was dis- 
cused. 


Motion by Mr. Kern supported by Mr. 
Walker that the Board recommend to the 
City Council that the request be denied. 


Carried. 


Referral from the City Council of a 
petition for curb and gutter in the 3500- 
3600 block of S. Pennsylvania Avenue. 


Motion by Mr. Stow supported by Mr. 
Mingus that the Board recommend to the 
City Council that the petition be granted. 


Carried. 


Referral from the City Council of a 
petition for the construction of a sanitary 
sewer in Shirley Street from Pennsylvania 
to Devonshire was discussed. 


Motion by Mr. Mingus supported by Mr. 
Stow that the Board recommend to the City 
Council that the petition be granted. 


Carried. 


Referral from the City Council of the plat 
of Scottsdale Subdivision. 


Motion by Mr. Stow supported by Mr. 
Walker that the Board recommend to the 
City Council that the plat be approved sub- 
ject to the receipt of the necessary peti- 
tions for public improvements. 


Referral from the City Council of the 
preliminary plat of Midway Industrial 
Center No. 1. 


Received and placed on file. 


Referral from the City Council of a re 
quest from Automakers Credit Union that 
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the alley east of Verlinden Avenue between 
Forbes Street and Inverness Avenue be va- 
cated. 


Refered to the Committee on Streets for 
further study. 


Letter from Delmer Smith regarding 
retaining wall at 1406 N. Logan was re- 
ferred to Mr. Wyllie for discussion with 
the City Attorney and report back at next 
meeting. 


Letter from Hubbard, Fox, Thomas and 
Born protesting sewer assessment at 3303 
Westwood Avenue. 


Motion by Mr. Mingus supported by Mr. 
DeRose that Mr. Wyllie discuss this matter 
with the City Attorney and report back 
at the next meeting. 


Request by Hager & Cove Lumber Com- 
pany for permission to construct curb and 
gutter, and grade and gravel Haco Sub- 
division. 


Motion by Mr. Mingus supported by Mr. 
Woodruff that permission be given subject 
to City of Lansing specifications and super- 
vision. 


Carried. 


Letter from the City Controller re- 
garding use of a maintenance bond rather 
than a 2% retention on contracts was re- 
ferred to the Committee on Materials and 
Specifications. 


Letter from Michigan State Highway 
Department enclosing preliminary plans 
for the bridge on M-43 over the Grand 
River (Sheridan Street Extension) referred 
to Mr. Wyllie to answer. 


COUNCIL PROCEEDINGS 679 


Letter from McNamee, Porter and Seeley 
requesting that welded tie joints be sub- 
stituted for concrete thrust blocks on Con- 
tract No. 4 (Williams Street Force Main). 


Motion by Mr. Walker supported by Mr. 
Woodruff that the change be approved. 


Letter from Councilman Potter regarding 
ordinance covering regulation of rivers 
within the City was referred to Committee 
for study. 


Preliminary plans by Tecon Engineers, 
for the widening of Willow Street from 
Washington Avenue to the Belt Line Rail- 
way were examined and placed on file. 


Motion by Mr. Kern supported by Mr. 
DeRose that the Secretary prepare suitable 
letters to Mr. Tietz and Mr. Stabler com- 
mending them on their service to the Board 
and the City of Lansing. 


Carried. 


Motion by Mr. Kern suported by Mr. 
DeRose that an organization chart of the 
department be prepared for the next meet- 
ing. 


Carried. 


It was unanimously agreed that the Board 
would meet on the first and third Wednes- 
days of each month at 7:30 P.M. in the 
Public Service Department offices. 


Meeting adjourned at 10:45 P.M. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 
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Meeting was called to order by Chair- 
man Mason at 7:30 P.M. 


Present: Messrs. DeRose, Hazen, Kern, 
Mason, Mingus, Woodrufi—é. 


Absent: Messrs. Stow and Walker—2. 


Messrs. Stow and Walker were excused 
from the meeting. 


Mayor Bowerman and Councilman Potter 
were present. 


GENERAL BUSINESS 


James Forbes spoke to the Board re- 
garding his termination of employment with 
the department. 


Referred to the Committee on Personnel. 


Mr. Halstead of the Lansing Automakers 
Credit Union spoke to the Board relative 
to vacating an alley. 


Referred to Committee on Streets. 


Mayor Bowerman left the meeting. 


Mr. Van Eyck of McNamee, Porter and 
Seeley, discussed bids for the Hayford 
Street Force Main. 


Referred to the Committee on Materials 
and Specifications. 


Mr. Shirley and Mr. Turney, of the Ing- 
ham County Health, spoke to the Board re- 
garding procedures for ordering and en- 
forcing orders for connections to sanitary 
sewers. 


Referred to the Committee on Contracts, 
Materials and Specifications. 


Copy of a letter from John L. Cote, 
Assistant City Attorney, to Mr. Delmar 
R. Smith regarding complaint about re- 
taining wall on N. Logan Street. 


Received and placed on file. 


Mr. Wyllie gave a report on his meeting 
with the Assistant City Attorney regarding 
sewer assessment against Larry L. Behren- 
wald. 


Motion by Mr. Mingus supported by Mr. 
Hazen that Mr. Wyllie write to Mr. 
Behrenwalds Attorneys and explain the 
assessment. 


Carried. 


Referral from the City Council of Mid- 
way Industrial Center No. 1 Plat. 


Motion by Mr. Hazen supported by Mr. 
Woodruff that the Board recommend to 
the City Council that the Plat be approved 
subject to the receipt of petitions for the 
necessary public improvements. 


Carried. 


Letter from the City Controller regard- 
ing fire prevention recommendations. 


Referred to the Acting Director of Public 
Service. 


Letter from the City Controller regarding 
information required by the Mayors Com- 
mittee on Efficiency in City Government. 


Referred to the Acting Director of Public 
Service. 


Applications for the position of Director 
of Public Service were examined and dis- 
cussed. 

Motion by Mr. Mingus supported by Mr. 
Woodruff that the applications be returned 
to the Personnel Director. 


Carried. 


Meeting adjourned at 10:07. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 


P/F 
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August 7, 19638 


Meeting was called to order by Chairman 
Mason at 7:30 P.M. 


Present: Messrs. DeRose, Kern, Mason, 
Mingus, Woodrufi—5. 


Absent: Messrs. Hazen, Stow, Walker—3. 


Messrs. Hazen, Stow and Walker were 
excused from the meeting. 


Councilman Buhl and Potter were pres- 
ent. 


Minutes of the previous meeting were ap- 
proved as printed. 


GENERAL BUSINESS 


Representatives of the Ingham County 
Health Department spoke on policies rela- 
tive to septic tank permits and sewer hook- 
ups. 


Mr. John Reid owner of a lot on North- 
rup Street, requested a septic tank permit 
be issued to him so that he can build. 


Referred to the Committee on Sewers for 
immediate action. 


Developer of Marscot Subdivision re- 
quested that he be allowed to build houses 
using septic tanks. 


Referred to the Committee on Sewers. 


Mr. Foote spoke requesting sewers be 
built in Shirann Subdivision. Mr. Buhl and 
Mr. Potter spoke in favor of this construc- 
tion. 


Mr. Foote to file a new petition and 
letter. 


Mr. Reaves of Louisa Street spoke on 
the inequities in the sewer assessment for 


his property. Mr. Potter and Mr. Buhl will 
try to change assessment procedures after 
the Board submits a new ordinance cover- 
ing assessments. 


Referred to the Committee on Sewers. 


Referral from the City Council relative 
to the condition of the Red Cedar and 
Grand Rivers. 


Referred to the Committee on Rivers. 


Referral from the City Council of the 
plats of Midway Plaza No. 1 and Scots- 
dale No. 1 Subdivisions. 


Motion by Mr. Kern supported by Mr. 
DeRose that the Board recommend to the 
City Council that the plat of Scotsdale No. 
1 Subdivision be approved. 


Carried. 


The plat of Midway Plaza No. 1 was 
referred to the Committee on Contracts, 
Materials and Specifications. 


Referral from the City Council of a letter 
from Mrs. Van Tassel regarding hazardous 
condition of tar on sidewalks. 


Referred to the Committee on Streets. 


Referral from the City Council of a reso- 
lution to vacate certain portions of David 
and Indiana Streets. 


Motion by Mr. Woodruff supported by 
Mr. DeRose that the Board recommend to 
the City Council that the David Street 
R.O.W. be retained for future connection 
to the east, but that Indiana Street be 
vacated for a distance of 191.1 feet south 
of the David Street south R.O.W. line. 


Carried. 
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Referral from the City Council of a 
request for a report on resurfacing streets. 


Referred to the Acting Director of Public 
Service. 


Invitation from International Salt Com- 
pany to visit mine. 


Referred to the Committee of the Whole 
to report next meeting. 


Request from Lurea Building Company 
for permission to construct curb and gutter 
in Arrowhead Manor No. 1 Subdivision in 
accordance with City of Lansing specifica- 
tions, paying 100% of the cost and guaran- 
teeing the work for one year. 


Motion by Mr. DeRose suported by Mr. 
Woodruff that permission be granted for 
the construction of the curb and gutter 
under the above conditions. 


Carried. 


Letter from the City Controller regarding 
cash and charge collections at Sanitary 
Landfill. 


Referred to the Committee on Garbage. 


The Committee on Personnel to whom 
was referred the case of James Forbes, 
after an investigation—a communication 
was sent to the City Council signed by 
Mr. Woodruff, Mr. DeRose, Mr. Stow, Mr. 
Mingus and Mr. Kern that Mr. Forbes be 
reinstated. 


This matter was referred back to the 
Personnel Committee for Board action. 


The Personnel Committee hereby recom- 
mends that Mr. Wyllie be directed to rein- 
state Mr. Forbes to the Public Service 
Department, without prejudice, and that 
Mr. Forbes be given back pay from on or 
about July 12, 1968. 


Motion by Mr. Woodruff supported by 
Mr. DeRose that the report of the Com- 
mittee be approved. 


Carried. 


Motion by Mr. Woodruff supported by 
Mr. DeRose that Mr. Cecil Thornton be 
directed to move into the City. 


Carried. 
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Motion by Mr. Woodruff supported by 
Mr. DeRose that Cecil Thornton be given 
use of the automobile now used by the 
office. 


Carried. 


Letter from the Board of Education re- 
garding opening of a new street to serve 
the new school adjacent to Reo Road. 


The Board approved the proposal of the 
Board of Education to dedicate a new street 
off Reo Road to serve the new school and 
the Acting Director of Public Service was 
directed to write to the Board of Education 
informing them of the action of the Board. 


Verbal request from WILS to relocate 
the Holmes Drain on their property. 


The Acting Director of Public Service 
was directed to have our Consulting Engi- 
neer prepare an estimate of costs for re- 
locating the drain and for the original 
location. 


The Board invited to view at demonstra- 
tion of curb repair by the Gunnite Method 
August 12, 1963 at 11:30 A.M. on Kipling 
between Fernwood and Saginaw. 


Motion by Mr. Woodruff, supported by 
Mr. Kern, that the Lansing Automakers 
Credit Union be allowed to use the alley 
behind their place of business, but the 
alley is not to be vacated. 


Carried. 


Mr. Potter spoke on drain assessments 
and charges on surveys and plans for jobs 
not completed. 


Mr. Buhl spoke on ads for sewer jobs. 


Mr. Mason to write to the Chairman of 
the Planning Board relative to drawings 
for this department. 


Meeting adjourned at 11:30 P.M. 
Respectfully submitted, 


WILLIAM C. WAIDELICH, 
Secretary. 


B/P 
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August 21, 1963... 


Meeting was called to order by Chair- 
man Mason at 7:30 P.M. 


Present: Messrs. DeRose, Kern, Mason, 
Mingus, Woodruff—65. 


Absent: ‘Messrs. Hazen, Stow, Walker 


Councilmen Buhl and Potter were pres- 
ent, 


Minutes of the previous meeting were 
amended as follows: Change in Contract 
Books for Sewers under Agreement Sec- 
tion. Board approved amending this sec- 
tion as follows: Two per cent retainer 
for maintenance for one year, as stated 
on Page A-9, shall be replaced by a main- 
tenance bond of 100% of Contract price 
for a period of one year after completion 
of this contract, 


Minutes approved. 


Interview with candidate, Mr. Don Fos- 
ter, for the position of Director of Public 
Service was held with Personnel Director, 
Bodwin, present. ; 


Motion by Mr. Woodruff supported , by 
Mr. DeRsoe that a notice be posted for 
filling the position of II A Secretary for 
the Public Service Dept. 


Carried. 


Motion by Mr. Woodruff, supported’ by 
Mr. Kern that the Board accept the 
resignation of Wm. Waidelich as Secre- 
tary of the Board of Public Service, 


Carried. 


Mr. Kern was nominated as Secretary of 
the Board.of Public Service by Mr. DeRose 
and seconded by. Mr. Woodruff. Nomina- 
tions were then closed and Mr. Kern was 
elected as the new Secretary of the Board. 


Board members and Mr. Wyllie Spoke to 
several people from the North School Area 
relative to the Board of Education request 
for sidewalks and construction of sewers in 
this area. This group was not in favor of 
sidewalk construction in this area at the 
present time. The group was informed by 
the Board that they would have to petition 
the City Council to stop construction of 
sidewalks in this area. Group was also 
informed that they would have to petition 
the City Council for the construction of 
sewers in this area. 


Referral of letters from City Council and 
various citizens relative to sidewalk con- 
struction in Lansing. 


Referred to the Committee on Streets and 
Sidewalks. 


The Committee on Sewers and Sewage 
Disposal to whom was referred the letter 
of recommendations from the Ingham 
County Health Department reports as fol- 
lows: The committee recommends to the 
Board that it concur with the recommenda- 
tions of the Ingham County Health De- 
partment, contained in their letter dated 
August 14, 1963, addressed to Mr. George 
Wyllie, Acting Director. These recommen- 
dations are as follows: 


1. That the Public Service Department 
supply to the County Health Depart- 
ment a sewer map of the City outlining 
areas which do not have sewerage avail- 
able within one mile (measured by 
planned Laterals) and which may be 
developed with septic tank installations 
meeting County requirements. 


2. That any property owner within the 
one mile limit being denied a septic 
tank permit and a building permit may 
petition 'the Council for special con- 
sideration based on whatever protective 
covenants the Council may require. 


We further concur with the recommenda- 
tion contained in paragraph seven (7) on 
page 2'of this letter as follows: 


We would also recommend that the 
Public Service Board and the City 
Council investigate the new statute 
(Act 148, P.A. 1951, amending Act 
188, P.A. 1954) which authorizes 
the Council by its own motion to initi- 
ate action to establish special assess- 
ment districts for sewer extensions 
which can be completed if the owners 
of not more than 20% of the assessable 
land area register their opposition. 


‘Motion ‘by Mr. Mingus, supported by 
Mr. Kern, that the report of the Commit- 
tee be approved. — 


Carried. 


The Committee on Sewers and Sewage 
Disposal to whom was referred the re- 
quest for septic tank permit by Mr. John 
Reid. The committee recommends that the 
request of Furman-Day Realty and Client, 
Mr. John Reid falls within the foregoing 
recommendation, that this be referred to 
the City Council for their disposal, 


A collaborative digitization project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 





808 COUNCIL PROCEEDINGS 


Motion by Mr. Mingus, supported by 
Mr. Woodruff, that the report of the Com- 
mittee be approved. 


Carried. 


The Committee on Sewers and Sewage 
Disposal to whom was referred the com- 
plaints voiced covering Inequities of As- 
sessments on Sewers reports as follows: 


We recommend that these inequities be 
resolved by a study of all sewer assess- 
ments, over a period of years, based on 
8-inch sanitary or a 12-inch storm sewer, 
to determine an average for a single bene- 
fit. Once this figure is determined, we 
would recommend to the City Council, an 
assessment, with provision for reviewing 
the amount at least once a year. 


Motion by Mr. Mingus, supported by Mr. 
Woodruff, that the report of the Commit- 
tee be approved. 


Carried. 


The Committee on Sewers and Sewage 
Disposal to whom was referred the matter 
of Sewer Hook-ups. 


We recommend that the Department of 
Public Service serve a written notice to 
all property owners affected by new con- 
struction, to connect to the city sewer by 
a certain date, according to Sec. 27-5 of the 
City Code. This would serve as the start- 
ing date, should there be a request for 
delay by the property owner, Whenever 
possible, this should be an advance notice, 
allowing the property owner to obtain the 
services of a qualified sewer contractor, if 
he so desires. 


Motion by Mr. Mingus, supported by Mr. 
Woodruff, that the report of the Commit- 
tee be approved. 


Carried. 


The Committee on Contracts, Materials 
and Specifications to whom was referred 
the Plat of Midway Plaza No. 1. 


Motion by Mr. Kern, supported by Mr. 
Woodruff, that the Plat of Midway Plaza 
No, 1 be approved. 


Carried. 


Motion by Mr, Mingus, supported by Mr. 
Woodruff, that the Board approve the re- 
quest of Mr. Forgrave to allow the Not- 
tingham Development Co. to construct curb 
and gutter on east side of Pleasant Grove 
Rd. from Holly Way to Dunlap, in ac- 
eordance with City of Lansing specifica- 
tions, paying 100% of the cost and guaran- 
teeing the work for one year. 


Carried. 


Mr. Fine, Mr. Fishbeck, Mr. Stevens 
spoke relative to approval of the follow- 
ing Plat of Somerset, Grosbeck Hills No. 
10, Kimberly Downs No, 2 and Bancroft 
Hills Subdivisions. 













AUGUST 26, 1963 









Motion by Mr. DeRose, supported by 
Mr, Mingus, that the Plats of Somerset, 
Grosbeck Hills No. 10, Kimberly Downs 
No. 2 and Bancroft Hills Subdivisions be 
approved. 


Carried. 


Motion by Mr. Mingus, supported by Mr. 
Woodruff, that the Board accept the report 
of Fishbeck and Thompson and approve 
the request of WILS to relocate the Holmes 
Drain on their property. Mr. Fishbeck was 
instructed to proceed with the relocation 
of this drain. 


Carried, 


Motion by Mr. Mingus, supported by Mr. 
Kern, that the Acting Director of Public 
Service prepare letters to the Mayor rela- 
tive to National Public Works Week, Sept. 
8-14, 1963, and letter to Water Resources 
Committee relative to grant application for 
grants under Federal Water Pollution Con- 
tro] Act (Public Law 660). Letter to Roy 
Succo relative to relocation of sewers in 
right-of-way along rear property lines at 
1135 Shirley Street. 


Carried. 






Motion by Mr. Woodruff, supported by 
Mr. Kern, that the Board accept the resig- 
nation of John Swanson from the Public 
Service Department. 


Carried. 


Motion by Mr. Woodruff, supported by 
Mr. DeRose, that Mr, George Wyllie be 
given permission to attend the Water 
Pollution Meeting in Seattle, Washington, 
for Oct. 6-Oct. 10, 1963. 


Carried. 


Motion by Mr. Woodruff, supported by 
Mr. Mingus, that the Board appoint a 
Rules Committee. 


Carried. 


Mr. Mason then appointed Mr. Kern, Mr. 
Woodruff and Mr, Stow as members to 
serve on the Rules Committee. The Rules 
Committee was then asked to obtain an 
opinion from the City Attorney as to the 
difference in Rules between the Personnel 
Department and the Board of Public 
Service, 


Meeting adjourned at 11:30 P.M. 


Respectfully submitted, 


OTTO A. KERN, 
Secretary. 


B/C 
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Meeting was called to order by Chairman 
Mason at 7:45 P.M. 


Present: Messrs. DeRose, Hazen, Mason, 
Stow, Walker, Woodruff—6. 


Absent: Messrs. Kern, Mingus—2. 


Minutes ‘of the previous meeting were 
corrected as follows—Letter relative to 
grant application should be sent to Water 
Resources Commission and not Water Re- 
sources Committee. 


Minutes approved, 


GENERAL BUSINESS 


Mr. Woodruff reported that the Board 
of Public Service has the power to post 
job openings within the Department, to 
interview applicants and hire employees 
to fill job openings. However it is recom- 
mended that the Board of Public Service 
confer with the Personnel Director before 
a final decision is reached. 


Referral of letter from Frandor Shopping 
Center relative to replacing curb and 
gutter and paving of streets in Frandor 
Hills Subdivision. Letter reads as follows: 


July 3l1st., 1963 


Angell Construction Co. 
2300 N. Grand River 


Board of Water and Light 
Water Engineering Department 
123 W. Ottawa 


Department of Public Service 
City of Lansing 


Kenneth C. Roberts Construction Co. 
522 Highland Avenue 
East Lansing 


Gentleman: 


The Department of Public Service has 
decided they are not going to pave the 
roads at Frandora Hills until the curb 
meets their specifications. As far as we 
are concerned, we did everything within 
our power to see that these curbs were put 
in according to the engineering of Clyde 
Stephens as approved by the Department 


of Public Works. We have followed the 
procedure as requested by the Department 
of Public Works and the Board of Water 
and Light. We have been financially re- 
sponsible and paid all assessments and 
levies both with the City and with the 
Contractors. We do not feel that there 
has been any omission or neglect on our 
part concerning these curbs. 


There has been a considerable amount 
of pressure from residents in the area to 
have these roads paved and we find that 
we are at the mercy of the people involved. 
Unless there is voluntary acceptance of 
responsibility by those rightfully involved 
and action taken to correct the condition 
to the satisfaction of the Department of 
Public: Service so that they will proceed 
with paving, we have no alternative other 
than to turn this matter over to our at- 
torneys for court action. The court action 
will enjoin all people to whom this letter is 
addressed. 


Yours very truly, 
FRANDOR SHOPPING CENTER INC., 


WILLIAM G. MARTIN, 
General Manager, 


Agent for Developer. 
WGM :sb > 
cc.: Mr. Clyde Stephens. 


Mr. Martin stated that the Frandor 
Shopping Center Inc. would pay their 
share of the cost for replacing the curb 
and gutter in this area that had been laid 


‘off grade, the Angell Construction Co., 


Board of Water and Light and Roberts 
Construction Co, has agreed to pay their 
share for replacing curb and gutter in 
this area and requested that the Public 
Service Department pay their share for 
replacing the curb and gutter which was 
damaged due to excavations made for 
sewer connections. 


Motion by Mr. Hazen, supported by Mr. 
Walker that the Public Service Department 
pay their cost to replace the curb and 
gutter damaged by sewer connections as 
requested by Mr. Martin. 


Carried by the following vote: 
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Yeas: Messrs. DeRose, Hazen, Mason, 
Stow, Walker—5. 


Nays: Mr. Woodruff—1. 


Mr. Wyllie discussed problems of drain- 
age in the City where roof connections 
have been made to sanitary sewers in areas 
served by storm sewers. The Board recom- 
mended that this matter should be handled 
by the Department of Public Service and 
that Mr. Wyllie should obtain an opinion 
from the City Attorney as to correct pro- 
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cedure to follow in accordance with Section 
27-17 of the City Code. 


Mr. Mason set September 24, 1963 as the 
date for Members of the Board and the 
Acting Director of Public Service Dept. to 
visit the International Salt Company mines 
in Detroit per invitation received from 
International Salt Company. 


Meeting adjourned at 8:50 P.M. 
Respectfully submitted, 


OTTO A. KERN, 
Secretary. 
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Proceedings, September 18, 1963 





Meeting was called to order by Chairman 
Mason at 7:45 P.M. 


Present: Messrs. DeRose, Kern, Mason, 
Mingus, Stow, Woodruff—6. 


Absent: Messrs. Hazen, Walker—2. 


Councilmen Buhl, Dean, Milks, Perrin 
and Potter were present. 


Minutes of the previous meeting were 
approved as printed. 


GENERAL BUSINESS 


Motion by Mr. Woodruff supported by 
Mr. Mingus, that the report of the Person- 
nel Committee relative to appointment of 
a Public Service Director be adopted. 


It is the recommendation of the Commit- 
tee on Personnel that Mr. Donald R. Foster, 
2518 BeLaire Drive, Lansing, Michigan, be 
appointed Public Service Director of the 
City of Lansing, effective October 4, 19638. 


Carried. 


Mr. Van Eyck of McNamee, Porter and 
Seeley, discussed bids for the Sewage 
Treatment Plant Additions, Contract No. 
12 received September 9, 1963 and recom- 
mended that the award of this contract to 
C and C Construction Company, low bidder, 
for their bid of $726,371.00 be accepted. 


Motion by Mr. Stow supported by Mr. 
Mingus that the recommendations of Mc- 
Namee, Porter and Seeley be approved. 


Carried. 


Mr. Woodruff introduced a_ resolution 
relative to action taken by the City Council 
as follows: 


To the Hon. Mayor and City Council of 
the City of Lansing— 


Whereas: The Board of Public Service 
requested that the City Council create the 
position of Assistant Public Service Direc- 
tor, and 


Whereas: The council saw fit to give 
this matter careful consideration and study, 
and 


Whereas: Said Council coneurred with 
the Board of Public Service in the dire need 
for this special classification not only on 
the Board of Public Service but in other 
departments of City Government; also the 
reclassification of the Public Service 
Director, 


Therefore, Be It Resolved: That the 
Board of Public Service go on record as 
complimenting the Council on a job well 
done—in a spirit of cooperation that was 
intended wth the adoption of the present 
City Charter, and 


Further, Be It Resolved: That the Board 
of Public Service hopes and prays for 
the continued success of cooperation and 
communications that has developed between 
this Board and the Mayor and Council. 


Motion by Mr. Woodruff supported by 
Mr. DeRose that the resolution be approved. 


Carried. 


Referral from City Council relative to 
Plat of Freeway Sites Subdivision. 


Motion by Mr. Mingus supported by Mr. 
Woodruff that the Plat of Freeway Sites 
Subdivision be approved. 


Carried. 


Referral of letter from G. L. MeLravy & 
Sons relative to changes in specifications on 
repairs to bridge piers. 


Motion by Mr. Kern supported by Mr. 
Stow that the Board of Public Service 
Concur with the recommendations of G. 
L. MeLravy & Sons in changing specifica- 
tion covering repairs to bridge piers with 
the understanding that there will not be 
any increase in price. 


Carried. 


Motion by Mr. Woodruff supported by 
Mr. Stow that the Board reconsider the 
request of Mr. Martin to pay cost of re- 
placing the curb and gutter damaged by 
sewer connections in Frandor Hills 
Subdivision. 


Carried. 


Motion by Mr. Woodruff supported by 
Mr. Mingus that the Acting Director of 
Public service prepare a letter to Mr. 
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Martin, Frandor Shopping Center rescind- 
ing the previous action of the Board of 
Public Service. 


Carried. 


The committee on Sewers and Sewage 
Disposal introduced a resolution relative 
to septic tank permits, installation and 
connections. 


Motion by Mr, Mingus, supported by Mr. 
Woodruff that this resolution be tabled and 
¢ copy of the report sent to members of 

oard. 


Carried. 


The committee on Rules introduced the 
following for approval: 


RULES OF ADMINISTRATIVE 
PROCEDURE OF THE 
BOARD OF PUBLIC SERVICE OF THE 
CITY OF LANSING, MICHIGAN 


1. The Board shall organize at its first 
meeting following July 1st of each year, 
by electing one (1) of its members as 
its Chairman, and one (1) of its mem- 
bers as Vice-Chairman, and each shall 
hold office for one (1) year. In the event 
the Chairman resigns, or is removed by 
a majority vote of the Board, a new 
Chairman shall be elected and the same 
procedure shall apply for the Vice- 
Chairman. It shall be the Chairman’s 
duty (or in his absence, the Vice- 
Chairman’s) to preside at all meetings 
of the Board; to see that all orders and 
regulations are executed and complied 
with; to see that all legal contracts 
with the Board and for the City are 
performed; and he shall perform such 
other duties as may be lawfully required 
of him by the Board or which the City 
Council may by ordinance or resolution 
prescribe as provided for by the City 
Charter. 


2. The Board shall, at its first meeting 
following July 1st of each year select 
(by majority vote) a secretary who 
shall hold office for one (1) year or 
until such time as he or she resigns or 
is removed by a majority vote of the 
Board. 


If the Secretary of the Board is not 
a member of the Board (he or she 
must come from within the Public 
Service Department and may be given 
compensatory time for services rendered. 


8. The Board shall appoint a Director of 
Public Service and a City Engineer, and 
each shall be a registered Professional 
Engineer as provided for by the City 
Charter, and each shall be directly 
responsible to the Board and shall serve 
at the Board’s pleasure. 


The Director of Public Service shall be 
responsible for preparing an agenda of 
business along with a chart or map of 
each specific item to be considered at 
that meeting and mailing same to each 
Board member at least two (2) days 
before each regular meeting. 
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4. The Board shall hold not less than one 
(1) regular meeting in each month, to 
be held on the first Wednesday of each 
month at 7:30 P.M. and such other 
meetings as it deems necessary to carry 
on efficient and effective policies for the 
good of the Public Service Department 
and the City of Lansing. 


5. The Board shall employ such personnel 
as it may deem necessary to carry out 
the duties as provided by the Charter, 
subject to any primary recruitment 
practices of the Division of Personnel 
and of the budget allowance of the 
Council, but reserves the right to ex- 
ercise the privilege of full power to 
promote, demote, remove, or suspend 
its personnel for reasons of discipline, 
incapacity, or for the good of the ser- 
vice, as stated in the City Charter. 


6. The Chairman shall appoint such stand- 
ing Committees as are necessary to 
make an effective administrative ‘and 
progessive body of this Board and to 
expedite certain functions of this Board. 


7. In all matters of Procedure, not covered 
by these rules or by the provisions of 
the City Charter, the provisions of 
“Roberts Rules of Order Revised” shall 
control. 


Motion by Mr. Woodruff supported by 
Mr. DeRose that the Rules proposed by 
the Rules Committee be approved. 


Carried. 


Motion by Mr. Kern supported by Mr. 
Mingus that the Board of Public Service 
hold up the hiring of personnel and pro- 
motion of employees until the new Director 
of Public Service takes office. 


Carried. 


The Committee on Personnel introduced 
the following procedures covering Grievance 
Procedure; promotions, demotions, re- 
movals, suspension, pay increases or 
changed in classification; number of copies 
to be filed for job applications; posting of 
job openings and hiring of personnel. 


Motion by Mr. Mingus supported by Mr. 
Stow that this report be tabled for further 
discussion. 


Carried. 


Letter of application relative to the 
position of Assistant Director of Public 
Service. 


Referred to the Personnel Committee. 
Meeting adjourned at 11:00 P.M. 


Respectfully submitted, 


OTTO A. KERN, 
Secretary. 
C/B 
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Proceedings, October 2, 1963 


Meeting was called to order by Chairman 
Mason at 7:30 P.M. 


Present: Messrs. DeRose, Hazen, Kern, 
Mason, Stow, Walker, Woodruff—7. 


Absent: Messrs. Mingus—1. 

Councilman Buhl was present. 

Motion by Mr. Woodruff, supported by 
Mr. DeRose that the minutes of September 
18, 1963 be corrected as follows: That the 
effective date for the appointment of Mr. 
Donald R. Foster to the Public Service 
Director of the City of Lansing shall be 
October 7, 1963. 


Carried. 
Minutes of the previous meeting were 
approved as amended. 
GENERAL BUSINESS 
Referral of letter from Allen Hayes, 
City Traffic Engineer, relative to Capitol 
Development Program. 


Referred to the Public Service Director. 


Referral of letter from Tri-County 
Planning Commission, relative to Joint 
Planning Program. 


Referred to the Public Service Director. 


Referral from City Council, relative to 
conference with the Water Resources 
Commission. 


Correspondence was read and _ filed. 


The committee on Rules introduced the 
following Personnel Rules for approval: 
PERSONNEL RULES 


TO: All Department of Public Service 
Personnel. 


SUBJECT: Grievance Procedure. 


As prescribed in Paragraph XIII, Per- 
sonnel Rules, City of Lansing, Michigan; 


‘‘Whenever a grievance arises or is directed 
to the Attention of the proper supervisor, 
the supervisor shall promptly discuss all 
circumstances with the employee and re- 
move the cause of the grievance to the 
extent he deems advisable and _ possess 
authority. If the supervisor fails to settle 
the grievance in a satisfactory manner 
within ten (10) days, the grievance shall 
be referred in writing, to the next higher 
supervisory level and if not settled in a 
satisfactory manner within five (5) days, 
it shall then be referred in written form 
to the Department Head.” 


In each of the preceding situations, where 
a written grievance is forwarded, a dupli- 
cate of the written grievance shal] be sent 
to the Board of Public Service. If the 
grievance is not settled agreeable by the 
Department Head, the grievance will be 
acted upon by the Board of Public Service. 
The Personnel Director, City of Lansing, 
may assist the Board’s actions if requested 
by any of the parties directly concerned. 
If a satisfactory settlement of the grievance 
is not made, it shall then be referred to 
the Council Committee on Personnel. The 
Council Committee on Personnel shall re- 
commend a settlement of the grievance to 
City Council whose decision shall be final. 


Regardless of the Type of final settle- 
ment of any grievance, it must be em- 
phasized that all employees will be assured 
his or her freedom from restraint, inter- 
ference, discrimination or reprisal. 


TO: All Supervisory Personnel. 


All future promotions, demotions, re- 
movals, supension, pay increases or changes 
in classification, will be reviewed and 
approved by the Board of Public Service 
as required by the Charter of the City of 
Lansing, Michigan, Chapter, 7, Paragraph 
6, sub paragraph (e). 


Recommendations from Supervisory Per- 
sonnel, Concerning any of the above, will 
be gladly accepted. 


TO: All Supervisory Personnel. 


Beginning immediately, applications sub- 
mitted for any of the following reasons, 
will be submitted in duplicate; one copy 


LJ 


a 
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goes to the immediate supervisor, the 
second copy goes to the Chairman of the 
Personnel Committee, Board of Public 
Service. 


1. Existing Job Vacancy 
2. Possible Future Job Vacancy 
3. Promotion 
4, Possible Future Promotion 
5. Change in Classification 
Posted Job Vacancy 
Posted Opportunity for Promotion 


Posted Opportunity for Change in 
Classification 


TO: All Supervisory Personnel. 


Beginning on October 2, 1968, before 
posting a job opening memo for an existing 
job vacancy or possible future job vacancy, 
as described in paragraph (A), Sec. VI, 
Personnel Rules, City of Lansing, Michigan, 
1963, a copy of same will be forwarded to 
the Chairman of the Personnel Committee, 
Board of Public Service. 


TO: All Supervisory Personnel. 


In the future, before any person is hired 
for any job in the Public Service Depart- 
ment, in a classified position, approval must 
be given by the Board of Public Service. 
Recommendations from any _ supervisory 
personnel, through the Director of Public 
Service, will be accepted and reviewed. 


Motion by Mr. Kern supported by Mr. 
Woodruff that the Personnel Rules pro- 
posed by the Rules Committee be approved 
and posted. 


Carried. 


Referral of letter of resignation of Mr. 
Richard Stebbins from the Public Service 
Department. 


Motion by Mr. Kern supported by Mr. 
DeRose that the motion by Mr. Woodruff 
relative to Mr. Stebbins resignation be 
removed from the record. 


Carried. 


Motion by Mr. Hazen supported by Mr. 
Stow that the resignation of Mr. Richard 
Stebbins from the Public Service Depart- 
ment be accepted by the Board, Mr. Steb- 
me resignation to be effective November 
, 1963. 


Carried. 


Committee on Personnel relative to recent 
promotion within the department covering 
classifications IV B to V, III AB to IV A 
and proposed changes in Secretary 
Classifications. 


Referred to the Director of Public Service 
and Personnel Committee. 
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Referral of letter from Gerald J. Loner. 
gan, City Controller relative to cash con- 
trol program for Sanitary Landfill. 


Referred to the Director of Public Service. 


Referral of letter from U.S. Department 
of Commerce relative to Urban Trans- 
portation Planning. 


Referred to the Director of Public Service. 


Motion by Mr. Kern supported by Mr. 
DeRose that the Direcor of Public Service 
be instructed to obtain keys for the Board 
Members to the Public Service Department 
doors on the 7th floor. 


Carried. 


Motion by Mr. DeRose supported by Mr. 
Woodruff that the Director of Public Service 
be instructed to obtain keys for the Board 
Members to the City Hall basement parking 
area. 


Carried. 


Resolution relative to the designation of 
Street Administrator for the City of 
Lansing. 


Motion by Mr. Walker supported by Mr. 
Hazen that Mr. Donald R. Foster, Director 
of Public Service for the City of Lansing 
shall be designated Street Administrator 
es City of Lansing, effective October 
in 5 


Carried. 


Resolution relative to proposed bonding 
improvements to be voted on in the 
October 22nd election. 


The Board of Public Srevice Offically 
recognizes the need for the proposed 
bonding improvements to be voted on in 
the October 22nd election. 


This Board endorses wholeheartedly pro- 
posal number 1 providing for needed street 
improvements—Proposal number 2 author- 
izing additional park and_ recreational 
facilties—and Proposal number 3 contain- 
ing additional facilities to the Lansing Civic 
Center. We especially recognize the need 
for the accelerated street improvement 
program specified in Proposal number 1. 


We urge all Lansing property owners to 
cast a favorable vote for these Proposals 
on October 22, 1963. 


Motion by Mr. Woodruff supported by 
Mr. DeRose that the resolution be approved. 


Carried. 


Meeting adjourned at 11:45 P.M. 


Respectfully submitted, 


OTTO A. KERN, 
Secretary. 
F/B 
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Proceedings, October 16, 1963 





Meeting was called to order by Chairman 
Mason at 7:45 p.m. 


Present: Messrs. DeRose, Kern, Mason, 
Mingus, Stow, Woodruff—6. 


Absent: Messrs. Hazen, Walker—2. 


Minutes of the previous meeting were 
approved as revised. 


GENERAL BUSINESS 


Motion by Mr. Woodruff supported by 
Mr. Kern that the Personnel Rules as 
previously approved should be corrected 
and revised as follows: 


TO: ALL SUPERVISORY PERSONNEL 


In the future before any person is 
hired for any job in the Public Service 
Department in a classified position of 
IV B and above, approval must be 
given by the Board of Publie Service. 
Recommendations from any supervisory 
personnnel through the Director of 
Public Service, will be accepted and 
reviewed. 


Carried. 


Motion by Mr. Stow supported by Mr. 
DeRose that the Director be authorized 
to purchase dictating equipment as neces- 
sary for the Department of Public Service. 


Carried. 


Mr. August J. Edema of National Dis- 
posal Contractors discussed and showed 
films relative to city-wide disposal pickup 
service. 


Motion by Mr. Woodruff supported by 
Mr. Mingus that the Director of Public 
Service make arrangements for a trip to 
look at this type of system in Peoria, 
Illinois. 


Carried. 


The following items were discussed in 
general: private sewage disposal systems, 


sidewalk construction, rental equipment, 
right-of-way of extend Mud Lake Drain 
to I 96. 


Motion by Mr. Mingus supported by Mr. 
DeRose that the Board approve the request 
of Warner and Long Realty Company to 
allow the construction of curb and gutter 
for 172 feet covering Lots 105, 106, 107 on 
Jolly Road, in accordance with the City 
of Lansing specifications, paying 100% 
of the cost guaranteeing work for one 
year. 


Carried. 


Discussion of right-of-way for sidewalk 
constructed at Phillips Screw located at 
3435 West Holmes Road. 


Referred to Committee on Streets and 
Sidewalks. 


Discussion on right-of-way to extend 
Grand Avenue to M 43. 


Motion by Mr. Stow seconded by Mr. 
DeRose that the four vacated houses, one 
on Madison Street and three on Madison 


Court shall be advertised for bids for 
demolition. 


Carried. 


Discussion relative to keys for the City 
Hall. Keys for the seventh floor entrance 
to Department of Public Service will be 
furnished to the Board members. Keys for 
the City Hall basement parking area as 
per letter from Al Hayes, the Traffic En- 
gineer, will not be furnished to the Board 
members. 


Mr. Woodruff requests that the Director 
of Public Service check to see if automobile 
stickers can be furnished for the Board 
members to give them provision for park- 
ing in downtown City-owned parking lots. 


Referral of letter from Councilman Don 
Potter, Chairman of Committee on Person- 
nel, relative to personnel planning pro- 
cedure for the 1964-65 budget hearings. 
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Referred to Director of Public Service 
and placed on file. 


Motion by Mr. Woodruff supported by 
Mr. Kern that the Director of Public Ser- 
vice prepare a letter to the Board of 
Water and Light thanking them for their 
co-operation in regard to the lowering of 
the river water level for the bridge repair 
work by the Department of Public Service. 


Carried. 


Discussion relative to telephone system 
for the Department of Public Service. 
Director is directed to obtain costs of the 
various systems available for our operation. 


Motion made by Mr. Woodruff seconded 
by Mr. Kern that the following resolution 
relative to the bonding issue be approved: 


Whereas: We in Public Service recognize 
the crucial need for an accelerated street 
program to alleviate the hazardous traffic 
conditions that exist and are becoming more 
critical every day and 


Whereas: The facts just published by 
the Board of Parks and Recreation showing 
the number of citizens using our recrea- 
tional facilities and recognizing the fact 
that many more would have taken advant- 
age of his program excepting for the 
existing crowded conditions, and 


Whereas: Various organizations, especi- 
ally, the Disabled Veterans’ organization 
and senior citizens groups have indicated 
the necessity for an elevator in the Civic 
Center, and 


Whereas: It is a fact that Lansing would 
become the most desirable City in the 
state—for most conventions—were it not 
for the lack of air-conditioning in our 
Civic Center. 


Therefore, Be It Resolved That the 
Board of Public Service urges all citizens 
to show their confidence in the recom- 
mendations included in all three proposals. 
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Further, Be It Resolved That Proposal 
No. 1 concerning streets being most vital, 
and the one that we in Public Service are 
most qualified to recommend unequivocally, 
be given special consideration. 


Carried. 


Letter from Mr. Woodruff relative to 
grades used by the State Highway Depart- 
ment between LaSalle Gardens and Michi-2 
gan Avenue on Howard Street. 


Motion by Mr. Kerns and supported by: 
Mr. Mingus that letter be placed on file. 


Area District CMSB 


Resolution relative to property adjoining | 
East Michigan and Howard Street, ex-§ 
cluding that which is the Inter-City Bible 
Church, was introduced by Mr. Woodruff. f 


This resolution is referred to the pig 
rector of Public Service for revision and©& 
forwarding of copies to the Planning 
Board and the Board of Parks and Recrea- ¢ 
tion. 


Motion by Mr. Woodruff supported by Mr.2 
Mingus that the Board of Public Service; 
request the City Council to order the De-= 
partment of Public Service to constructd 
sidewalk on the west side of Howard Streetz 
between LaSalle Gardens and Michigan £ 
Avenue and also on the west side of 
Howard Street between Fernwood Street? 
and Saginaw Street. 


Carried. 


Lib rary 


Meeting adjourned at 10:30 p.m. 


Respectfully submitted, 


OTTO A. KERN, 
Secretary. 


B/C 
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Proceedings, November 6, 1963 





Meeting called to order by Chairman 
Mason at 7:30 p.m. 


Present: Messrs. DeRose, Kern, Hazen, 
Mason, Mingus, Walker, and Woodruff. 


Absent: Mr. Stow. 


Present: Councilmen Bradshaw, Perrin 
and Potter. 


Minutes of previous meeting were ap- 
proved. 


General discussion was presented by 
employees of Oldsmobile Division of Gen- 
eral Motors relative to their petition re- 
questing vacating of certain parts of Wal- 
nut Street and Chestnut Street in the 
vicinity of the Oldsmobile factory. Charts 
were presented to show the present and 
proposed traffic flows in these areas if peti- 
tion is granted. 


Motion by Mr. Kern supported by Mr. 
Hazen that this be referred to the Com- 
mittee on Streets and Sidewalks. 


Carried. 


The following items were discussed in 
general: recent ratings from Water Re- 
sources Commission, letter pertaining to 
the nuisance created by parakeets at 1024 
N. Cedar Street, and the new organization 
chart of the Department of Public Service. 


The following items were tabled after 
being discussed in general: letter from the 
Director of Finance relating to keeping 
better records; letter of request from Mc- 
Namee, Porter and Seeley to reduce their 
retainer fee; results of conference be- 
tween Mr. Foster, Jim Karr and others of 
the Michigan Department of Aeronautics 
concerning certain improvements and ex- 
tensions in Capitol City Airport, and the 
letter from Mrs. Clark relatve to the sale 
of a spruce tree to the City of Lansing 
was discussed. 


Personnel from WMRT were present re- 
lative to their letter of request for placing 


refuse cans on the City streets. After dis- 
cussion, a motion was made by Mr. Kern, 
supported by Mr. Hazen that this matter 
be referred to Street and Sidewalk Com- 
mittee. 


Carried. 


Motion by Mr. Hazen supported by Mr. 
Mingus that the request of Mrs. Mary 
Stanek of 13183 W. Mt. Hope Avenue be 
approved to place crushed tile or lime chips 
in the area between the sidewalk and the 
curb and gutter. 


Carried. 


Motion by Mr. Kern supported by Mr. 
Mingus that the matter of purchasing 
safety equipment such as hard hats, safety 
glasses, ete., be referred to the Equipment 
Committee. 


Carried. 


Letter from Mr. W. C. Waidelich relative 
to the employing of two part-time custo- 
dians on an “‘as needed” basis for City Hall 
buildings was discussed and referred to the 
Director of Public Service for further 
study. 


Discussion relative to the need for stub- 
bing sewer house leads to property line 
when sewers are installed rather than after 
sewers have been installed and streets 
paved. This matter was referred to the 
Director of Public Service for further study 
and his recommendation along with esti- 
mate of cost involved to be submitted to 
the Board for Council action. 


Discussion relative to a new telephone 
exchange system for the Department of 
Public Service was presented by the Di- 
rector of Public Service showing the in- 
crease in costs involved, and the need 
for a single telephone operator for the 
Public Service Department. 


Referred to Equipment Committee. 
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Motion by Mr. Mingues supported by 
Mr. Kern that the recommendations of the 
Director of Public Service relative to the 
reduction of retainer fee to 5% as requested 
by Raff and Dexter be approved. 


Carried. 


Motion by Mr. Kern supported by Mr. 
DeRose that the Board approve the request 
of James A. Holcomb, Director of Civil 
Defense, to furnish radio equipment and 
general information to Civil Defense, how- 
ever, that the Director of Public Service 
shall be directed to submit a letter to the 
City Council asking that funds be made 
available for furnishing this equipment. 


Carried. 


A letter from Mr. D. J. Bodwin, Person- 
nel Director, relative to discharging our 
Mr. Marshall Terry due to wages being 
garnisheed three times during the past 12 
months. 


It was discussed and referred to the 
Personnel Committee. 


The Board of Public Service as a whole 
approved the request of the Director of 
Publie Service to have the old boiler at the 
Grand Avenue garage removed but re- 
quested that a complete study be made 
of available space and the estimate of cost 
involved to convert this building to useable 
office space. 


Referred to Buildings Committee. 


Motion by Mr. Woodruff seconded by Mr. 
DeRose that the request of Mr. Stan Curtis 
to acquire part-time job be approved. 


Carried. 


The Board as a whole approved the 
reallocation of Cecil Thornton from Con- 
struction Engineer VIII to Chief Inspector. 


The Board as a whole approved the re- 
quest of the Director of Public Service to 
pay mileage to employees for use of per- 
sonal car, not to exceed 10c per mile; 
however, a further check should be made 
as to insurance policies involved while 
employees are using their personal car. 


Motion by Mr. Woodruff supported by Mr. 
Kern that the request. of Nottingham De- 
velopment Company, Miracle Mile, Ine. 
(Louisa Street), and Miracle Mile, Inc. 
(Midway Industrial Center No. 1) to grade 


and gravel and construct curb and gutter 
be approved under the new resolution which 
was approved for grade and gravel and 
curb and gutter. 


Carried. 
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Motion by Mr. Mingus supported by Mr. 
Kern that the Plats of Waverly Heights 
No. 9 be approved. 


Carried. 


A letter from Shell Oil Company re- 
questing relocation of an alley at the 
corner of Sheridan and Pennsylvania re- 
lating to building of a new gasoline station 
was discussed and referred to the Streets 
and Sidewalk Committee. 


Referral of letter from Michigan State 
Highway Department relating to Sheridan 
Street extension. It was discussed and 
referred to the Director of Public Service. 


A resolution relative “to property ad- 
joining East Michigan and Howard Street, 
excluding that which is the Inter-City 
Bible Church” and which had been referred 
to the Planning Board and the Board of 
Parks and Recreation, was returned and 
was referred to the Capital Improvement 
Committee. 


Discussion by Councilman Potter rela- 
tive to intent of contractor to start sewer 
job on Bancroft Hills Subdivision was 
discussed and referred to the Director of 
Public Service. 


Director of Public Service discussed the 
reallocation of the Department of Public 
Service automobiles to Department per- 
sonnel. This matter was tabled for further 
study. 


City stickers for automobiles of Board 
members was discussed. A letter received 
from Al Hayes, the Traffic Engineer, 
states that Board members cannot be 
furnished City Automobile stickers for 
parking in City lots. 


COMMITTEE REPORTS 


Contract Committee: Motion by Mr. Kern 
seconded by Mr. Woodruff that the resolu- 
tion of the Contract Committee relative 
to grade and gravel and curb and gutter 
shall be approved. 


“To the Board of Public Service of the 
City of Lansing, and the Honorable 
Mayor and Council of the City of 
Lansing 


Date: 


Re: Letter of Intent to grade and 
gravel and/or to construct 
curb and gutter on certain 
streets located in _____ 
subdivision, said streets being 
as follows: 


nes a ty Hite 
name of organization 
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duly authorized representative, hereafter re- 
ferred to as applicant herewith submits to 
the City of Lansing a statement of appli- 
cant’s intention to grade and gravel and/or 
construct curb and gutter on certain streets 
as described heretofore, subject to all of 
the following conditions: 


(1) All work performed either by ap- 
plicant or by his agents or contractors 
shall be performed and constructed accord- 
ing to specifications determined by the 
Board of Public Service. In the absence of 
specific specifications on behalf of the 
Board of Public Service, work shall be 
performed in accordance with current 
specifications determined by the City of 
Lansing on current contracts granted by 
the City of Lansing for like work. 


(2) All work, whether performed by 
applicant or his agents or contractors shall 
be subject to written approval of accept- 
ance by the Board of Public Service. 


(8) Applicant shall assume responsibility 
for all costs of projects here included, un- 
less otherwise stipulated in writing by the 
Board of Public Service. 


(4) Applicant guarantees all work here- 
after performed for a period of one year 
from the date of final written approval 
and acceptance by the Department of 
Public Service. 


(5) Applicant agrees to make, at his 
own expense, all necessary corrections, and 
agrees that all such corrections shall be 
made before paving of roadways shall 
commence. 


(6) Applicant assumes sole responsibility 
for proper compaction and shall be on 
notice of all utility line excavations here- 
tofore or hereafter made. 


(7) Applicant shall file with the Board 
of Public Service five (5) copies of all 
plans and specifications for said construc- 
tion for the use of the Department of 
Public Service. 


(8) Applicant shall notify, in writing, 
the Board of Public Service at least two 
weeks prior to the commencement of any 
construction so that prompt co-operation 
of city forces can be assured, 


iy ee a re 
Authorized representative of 

OApaCity. == eae ee, 
Accepted by Board of Public Service 
Date. 
By? 

Secretary 
Carried. 


NOVEMBER 12, 1963 


Motion by Mr. Woodruff supported by Mr. 
Kern that the resolution of the Personnel 
Committee relative to the requisition for 
Assistant City Engineer for the Depart- 
ment of Puble Service shall be approved: 


To the Honorable Mayor and Council— 
City of Lansing 


Whereas, a request was made by the 
Board of Public Service to create the classi- 
fication of Assistant Public Service Director 
and Assistant City Engineer, and 


Whereas, the classification of Assistant 
Public Service Director was created, and 


Whereas, the work load of the Public 
Service Department is considerably higher, 
especially, in the Engineering Department, 
with the passage of the Proposal concern- 
ing streets and highways, 


Therefore, Be It Resolved, it is the 
recommendation of the Committee on Per- 
sonnel that another request be presented 
for the new classification of Assistant City 
Engineer, and 


Further Be It Resolved, that it is the 
recommendation of this Committee that 
the Assistant City Engineer shall be 
registered with the State of Michigan and 
that his duties and training shall parallel 
that of the City Engineer. 


Motion carried. 


Discussion followed concerning the con- 
struction of sidewalk in certain areas 
where a request had been made to postpone 
the construction. 


Motion by Mr. Kern supported by Mr. 
Hazen that the construction of sidewalk 
should be laid in a straight line within 
limits of block, however, consideration 
should be made to the recommendations 
ra the Park Department as to removal of 
rees. 


Carried. 


The Board as a whole directed the Di- 
rector of Public Service to furnish the 
Council as a whole by Tuesday, November 
12, 1963, estimate cost involved for lower- 
ing the road grade, removal of sidewalk, 
construction of curb and gutter, on Mary 
Avenue, (1323 Mary Avenue) before pro- 
ceeding with any work. 


Meeting adjourned at 11:45. 
Respectfully submitted, 
OTTO A. KERN, 


Secretary. 
B/P 
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Proceedings, November 20, 1963 





Meeting called to order at 7:30 p.m. by 
Chairman Mason. 


Present: Messrs. DeRose, Hazen, Kern, 
Mason, Stow of the Board and Councilman 
Buhl. 


Absent: Mingus, Walker, Woodruff. 


The minutes of the previous meeting 
were approved with the following correc- 
tion: 


A petition signed by property owners 
living in the vicinity of Oldsmobile 
Division was received and read in the 
meeting and referred to the Committee 
on Streets and Sidewalks. 


OLD BUSINESS 


Relative to the directive from the Di- 
rector of Finance suggesting better rec- 
ordkeeping, the Director of Public Ser- 
vice stated this is under study and has not 
yet been completed and will report on it in 
the next meeting. 


The letter from McNamee, Porter & 
Seeley relative to reducing the retainer 
fee on City contracts with Public Service 
Department was discussed again. 


A motion by Mr. Hazen supported by 
Mr. Kern that the retainer fee on all 
contracts for the Department of Public 
Service, City of Lansing be reduced to 10% 
as of November 20, 1963. 


Carried. 


Motion by Mr. Stow supported by Mr. 
DeRose that the Board of Public Service 
concur with the recommendations of the 
Director of Public Service as set forth in 
his letter of November 5, 1963 to Mr. Jim 
Carr of the Michigan Department of Aero- 
nautics regarding long term lease to the 
Capitol City Airport for future improve- 
ments. 


Carried. 


Motion by Mr. Stow supported by Mr. 
DeRose that the Board of Publie Service 
concur with the recommendations of the 
Director of Public Service that two part- 
ame custodians be hired on an ‘‘as needed” 
asis. 


Carried. 


Motion by Mr. Stow supported by Mr. 
Hazen that the Director of Public Service 
be directed to have all sanitary leads stub- 
bed to the property line on Pleasant Grove, 
Holmes Road area and others sewer con- 
tracts. All house stub leads to be assessed 
on equal pay basis. 


Carried. 


Motion by Mr. DeRose supported by Mr. 
Kern that storm and drain lines be stub- 
bed to the property line where the property 
is lower than the street yet drains toward 
the street, and that the cost of the addi- 
ional storm stub lines be added to the pre- 
sent contracts and charged for assessment 
against the entire storm system. 


Carried. 


Discussion followed relative to conditions 
where the property drains away from the 
street and as to whether the property 
owner is actually benefited by a storm drain 
in the street. This matter was referred to 
the Director of Public Service for more 
complete study as to benefit requirements 
and means of assessment to property owner. 


Discussion followed relative to assign- 
ment and need of passenger car for the 
Public Service Department personnel. 


Motion by Mr. Stow supported by Mr. 
DeRose that the Board concur with the 
recommendations of the Director of Public 
Service and the Director of Public Service 
be directed to prepare specifications and 
advertise for bid for one new Oldsmobile 
F85. 


Carried. 
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DECEMBER 2, 1963 


NEW BUSINESS 


Discussion relative to the extension of 
Tecumseh River Road across the Byrnes 
farm, Mr. Fine’s Plat and the property 
owned by the Board of Education which 
requires relocation of certain sewers in this 
area and an easement problem. Referred 
to Committee on Streets and Sidewalks. 


Discussion relative to merit increases 
for salaried employees. There are several 
forms requesting merit increases which 
have been turned over to the Personnel 
Committee. 


Discussion followed relative to this 
which was referred to the Personnel Com- 
mittee. 


Discussion by the Director of Public 
Service relative to needing safety specifica- 
tions to be prepared for insertion in our 
next sewer contracts. 


Motion by Mr. DeRose supported by Mr. 
Hazen that the Board of Public Service 
concur with the recommendations of the 
Director of Public Service in support of 
the need for safety specifications on all 
contracts with the Department of Public 
Service. 


Carried. 


The following items were discussed only: 
Contractor’s labor rates. 
Federal aid for sewage plant and mains. 
Proposed scope of sidewalk contracts. 
Mason Street overpass. 
Civil Defense tank retriever and ducks. 


Priority and time schedule for street 
improvement program. 


COMMITTEE REPORTS 


The Committee on Rivers reports relative 
to Wolverine Oil Company request for 
land fill retaining wall into Grand River. 
No action taken at this meeting. Report 
should be available for next meeting. 


Committee on Streets and Sidewalks 
reports. 


Motion by Mr. DeRose seconded by Mr. 
Hazen that the committee recommendations 
that the Board concur with the petition of 
Oldsmobile Division for the closing of Wal- 
nut and Chestnut Street as per their 
petition. 


Carried. 
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Mr. Kern wishes to go on record as 
having abstained from voting on _ this 
motion. 


The Committee on Streets and Sidewalks 
concur with the request of WMRT for 
placing refuse cans on City streets; how- 
ever, these cans shall be placed at the 
direction of the Director of Public Service. 


Motion by Mr. DeRose seconded by Mr. 
Kern that the Board of Public Service 
concur with the recommendations of the 
Committee. 


Carried. 


Request of Shell Oil Co. for relocating 
alley in the vicinity of Sheridan and Penn- 
sylania was discussed by the Committee 
on Streets and Sidewalks and the Board 
of Public Service and referred to the 
Planning Board. 


Discussion relative to sealcoating of 
several gravel streets within the City of 
Lansing upon receipt of a letter referred 
from the Committee on Public Service and 
Highways to the Board of Public Service. 


Referred to Committee on Streets and 
Sidewalks. 


A letter was read from Mr. Walker, 
Chairman of the Equipment Committee 
which indicates that safety equipment for 
the Department is still under study and 
expect to make a full report by next 
meeting. 


A report from the Equipment Committee 
relative to a telephone exchange for the 
offices of the Department of Public Ser- 
vice is forthcoming. 


The Personnel Committee recommends 
that Mr. Marshall Terry be given another 
chance and not be discharged from his 
City duties at this time. 


Motion by DeRose seconded by Mr. 
Hazen that the Board of Public Service 
concur with the recommendations of the 
Personnel Committee. 


Carried. 


No report from Building Committee on 
the old boiler in the Grand Avenue garage. 


No report from Capital Improvement 
Committee relative to property adjoining 
East Michigan and Howard Street. 

Meeting adjourned at 10 p.m. 

Respectfully submitted, 


OTTO A. KERN, 
Secretary. 
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Proceedings, November 26, 1963 





Meeting called to order by Chairman 
Mason at 8:30 p.m. 


Present: Messrs. Kern, Hazen, Mason, 
Stow, Walker, Woodruff. 


Absent: DeRose, Mingus. 


Motion by Mr. Woodruff supported by 
Mr. Walker that the low bid of $300.00 
submitted by Central Wrecking, Inc. for 
removal of fire tube boiler at the City yard 
be accepted. 


Carried. 


Discussion relative to petition submitted 
by local property owners regarding ex- 
tension of Highway I-496 from Grand 
Avenue to west City limits. 


This matter referred to the Director of 
Public Service for further study. 


Motion by Mr. Stow supported by Mr. 
Hazen that the Frandora Hills No. 1 Plat 
be approved. 


Carried. 


Motion by Mr. Walker supported by Mr. 
Hazen that the Board of Public Service 
would recommend vacating the cul-de-sac 
on Mel Avenue and deeding this area back 
to the property owners, if and whenever, 
Mel Avenue is extended to become a 
“through street.” 


Carried. 


Discussion relative to letter submitted 
by Gordon Stafford covering transfer of 
personnel requiring reclassification of per- 
sonnel to Sewage Plant. 


Referred to Personnel Committee. 


The Board of Public Service as a whole 
approved the recommendations and actions 


of the Director of Public Service relative 
to construction of a sanitary sewer from 
Redner Street to Granger Construction 
Company property by the Granger Con- 
struction Company. 


REPORT OF COMMITTEES 


The Equipment Committee recommends 
that the hard hats be purchased by the 
Department of Public Service and that the 
safety equipment program be accelerated. 


Motion by Mr. Kern supported by Mr. 
Woodruff that hard hats for employees 
of the Public Service Department be pur- 
chased and that the Director of Public 
Service prepare a list of all necessary 
safety equipment required for all opera- 
tions of the Department. 


Carried. 


Committee on Rivers recommends that 
the request of Wolverine Oil Company for 
building a land fill retaining wall into the 
Grand River in the area of Spring Street, 
be denied. 


Motion by Mr. Woodruff that the report 
of the Committee be approved. 


Carried. 


The Director of Public Service discussed 
various types of card systems and methods 
of bookkeeping along the lines as pro- 
posed by the Director of Finance and in 
conjunction with the material required for 
Tri-County Regional Planning Commission. 


The Board of Public Service as a whole 
approved the need for improved book- 
keeping system and authorized the Director 
of Public Service to set up such a card 
system. 


Meeting adjourned at 12 p.m. 
Respectfully submitted, 


OTTO A. KERN, 
Secretary. 
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Proceedings, December 4, 1963 





Meeting called to order at 7:45 p.m. 


Present: Messrs. Hazen, Kern, Mason, 
Mingus, Walker and Woodruff—7. 


Absent: Messrs. DeRose and Stow—2. 


Minutes of the two previous meetings, 
November 20 and 26, 1963, were approved. 


OLD BUSINESS 


Motion by Mr. Woodruff supported by 
Mr. Kern that the following resolution be 
approved : 


WHEREAS, the Board of Publie Service 
expresses its appreciation and thanks to 
all private enterprises who in the past 
have furnished refuse type cans to the City 
of Lansing for placement on City streets 
for public convenience, and 


WHEREAS, in the best interests of the 
City as a whole and the City government 
that it does not enter into the field of ad- 
vertising nor show preference to any form 
of advertisement on these refuse type 
trash containers, 


THEREFORE, BE IT RESOLVED, that 
all refuse type cans donated by private 
enterprise and bearing advertising be 
either removed from the City streets, or, 
that the advertising be removed from these 
cans as of January 1, 1964. 


Motion carried. 


COMMITTEE REPORTS 


The Equipment Committee recommends 
that the 756 Dial Communications System 
as recommended by the Michigan Bell Tele- 
phone Company at an installation cost of 
$395.00 and a monthly telephone rate of 
$362.00 be installed in the Department of 
Public Service. 


Motion by Mr. Walker supported by Mr. 
Hazen that the report of the committee 
be approved. 


Carried. 


It is recommended by the Committee on 
Personnel that all merit increases sub- 
mitted by the Director of Public Service be 
approved. 


Approved by the Board as a whole. 


It is the recommendation of the Per- 
sonnel Committee that the transfers as 
suggested by Mr. Stafford in his communi- 
eation of November 5, 1963 be approved, 
providing, all information pertaining to 
these changes and status have been made 
available to this Committee. 


Approved by the Board as a whole. 


It is the recommendation of the Per- 
sonnel Committee that the following com- 
munication relative to Personnel Rules be 
posted for all personnel in the Public Ser- 
vice Department: 


This directive is to inform all employees 
that it is their responsibility to acquaint 
themselves with the Personnel Rules. Any 
employee who does not have a copy may 
obtain one from the Personnel Office or 
your supervisor. . 


1. Your attention is hereby directed to 
Paragraph (D), Page 8, concerning 
vacations. 


2. You are also directed to read Chapter 
XVIII, Page 18, concerning financial 
responsibility. In the future this rule 
will be strictly adhered to. 


It is suggested that any employee faced 
with the possibility of a garnishment, 
contact the Chairman of the Personnel 
Committee, Board of Public Service and, 
possibly, an arrangement can be made 
with your creditor to avoid this situation. 


Motion by Mr. Woodruff supported by 
Mr. Kern that the recommendation of the 
Personnel Committee be approved. 


Carried. 


The Committee on Buildings to whom 
was referred the matter of needed operating 
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space in the Department of Public Service, 
recommends that the Director of Public 
Service and the Chairman of the Board 
of Public Service shall meet with the 
Buildings and Property Committee of the 
City Council to present the need for addi- 
tional space for departmental operations. 


Motion by Mr. Woodruff supported by 
Mr. Mingus that the report of the com- 
mittee be approved. 


Carried. 


Motion by Mr. Hazen supported by Mr. 
Walker that the Director of Public Service 
proceed with necessary work to provide 
temporary space for inspectors and sur- 
veyors in the City Yard and located in the 
boiler room space in the City Yard on 
Grand Avenue. 


Carried. 


A letter from employees of the City 
Sewage Plant relative to 15% pay increase 
for Plant Operators IIIA and IV referred 
to the Personnel Committee. 


Motion by Mr. Kern that the recommen- 
dations of the Board of Public Service in 
their meeting on November 20, 1963 relative 
to Mr. Marshall Terry be opened for 
reconsideration. 


Not supported. 


NEW BUSINESS 


Mr. Russell Fink from the Planning 
Board discussed the Planning Board’s posi- 
tion and their recommendations that the 
City Council take a long range approach 
relative to the Lansing-East Lansing sew- 
age disposal system. 


Referred to Rivers Committee. 


Discussion relative to sanitary and storm 
sewer assessment costs, the Board as a 
whole recommended that the Director of 
Public Service provide the Board with 
necessary cost data from past subdivisions 
in connection with installation of sanitary 
and storm sewers. 


Referred to the Contract Committee. 


The Director of Public Service discussed 
the following departmental items: 


1. Director’s position on accounting. 


DECEMBER 16, 1963 


2. New proposed organization chart to be 
presented to the Personnel Committee 
of the City Council. 


8. Proposed scope of sidewalk contracts. 


4. Councils action in departmental ap- 
proach on driveways and driveway ap- 
proaches in connection with city work 
on contracts. 


Referral of resolution of November 26, 
1968 from the Lansing Board of Education 
to the City Council relative to proposed 
traverse for a public street to serve 
Waverly-Holmes School site. 


Motion by Mr. Woodruff supported by Mr. 
Walker that the recommendations as set 
forth in this resolution be approved. 


Carried. 


Motion by Mr. Woodruff seconded by Mr. 
Walker that the secretary of the Board 
of Public Service be directed to sign the 
Letters of Intent from Granger Construc- 
tion, Midway Plaza No. 1, Midway Indus- 
trial Center No. 1, and Holly Park No. 4. 


Carried. 


Motion by Mr. Mingus supported by Mr. 
Walker that the secretary of the Board 
of Public Service be authorized to sign all 
future Letters of Intent when these com- 
pleted forms are received by the Depart- 
ment of Public Service. 


Carried. 


The Board of Publie Service as a whole 
approved permission for the Director of 
Public Service to attend the convention of 
the Michigan Road Builders Association in 
Detroit, December 5 and 6, 1968. 


Discussion relative to garbage pick up 
routes. The Board of Public Service directed 
the Director of Public Service to obtain a 
copy of all routes presently being used 
the Garbage Division for review by the 

oard. 


Meeting adjourned 11:30 p.m. 


Respectfully submitted, 


OTTO A. KERN, 
Secretary. 
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Proceedings, December 18, 1963 





Meeting called to order at 7:30 p.m. 


Present: Messrs. Hazen, Kern, Mason, 
Stow, Walker and Woodruff—6. 


Absent: Messrs. DeRose and Mingus—2. 


The minutes of the previous meeting were 
approved. 


The Board’s denial to the request of the 
Wolverine Oil Co. to build a land fill re 
taining wall into the Grand River in the 
area of Spring Street which was withdrawn 
from submittal to the Council, be re-sub- 
mitted to the Council by unanimous action 
of the Board of Public Serivce. 


Discussion followed relative to loss of 
pay to employees as a result of delay in 
the approval of merit increases. It was 
recommended by the Director that in the 
future these merit increases will be sub- 
mitted for Board approval in sufficient time 
prior to the effective date so that it will 
result in no loss of pay to the employee. 


The following items were discussed in 
general with no Board action taken: review 
of all garbage routes; Standards and 
Specifications Committee procedures ; drive- 
way and driveway approaches; special 
assessments; the Director’s trip to Detroit; 
Breeden sidewalk claim; personnel and 
a new departmental organization 
chart. 


Motion by Mr. Woodruff’ supported by 
Mr. Walker that the Director of Public 
Service prepare specifications for one 
automobile for the Department and adver- 
tise same for bids through the Purchasing 
Director. 


Carried. 


COMMITTEE REPORTS 


Personnel Committee: It is the recom- 
mendation of the Personnel Committee that 


after reading a communication from nine 
employees of the Sewage Plant, it appears 
that there is a possibility that they have 
a legitimate grievance and that this matter 
be studied by the Public Service Director 
nd members of the Personnel Committee 
or recommendation. 


Motion by Mr. Woodruff supported by 
Mr. Kern that the report of the Committee 
be approved. 


Carried. 


The Committee on Personnel recommends 
that the 31 merit increases be approved as 
recommended by the Division heads except 
that George Wyllie’s be made retroactive 
to the time when his pay as the Acting 
Director of Public Service ceased for the 
reason that his pay as the Acting Director 
was higher than the maximum salary at 
his present classification; that James Heil 
be granted a 60-day leave of absence as 
recommended by his Division head for the 
reason stated on the Change of Status 
notice; that Donald Miles be reclassified 
as recommended by his Division head. (This 
reclassification does not involve any change 
in rate of compensation.) 


Motion by Mr. Kern supported by Mr. 
Walker that the report of the Committee be 
approved. 


Carried. 


The Director of Public Service discussed 
the need for additional space and reports 
as follows: In the meeting with the Build- 
ings and Properties Committee of the City 
Council, this Committee approved tempor- 
ary space for the Department of Public 
Service designated on the Sixth Floor of 
the City Hall Building, and that a further 
study should be made as to space available 
in the following locations: Bingham Street 
Fire Station, Logan Street Garage, boiler 
room at the City Yard, and the building 
on Larch Street now occupied by Capital 
Business Services, 


The Director informed the Board that 
the Department had visited an Army Sur- 
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plus Store in Jackson and acquired five 
desks and six drafting tables, purchased at 
$7.50 for the steel drafting tables each and 
$12.50 per desk. 


The offer of the 25-foot strip on Redner 
Street was referred to the Board by the 
City Council was discussed and tabled for 
further study. 


Referral of a letter from Mr. Lonergan’s 
office (Director of Finance) regarding the 
study of the City Hall maintenance was 
tabled for further study. 


Discussion pertaining to three separate 
billings for construction of sidewalk work 
done in various locations. 


Motion by Mr. Walker supported by Mr. 
Woodruff that the three invoices submitted 
for payment in regard to sidewalk con- 
struction at various locations should be 
paid by the Department and that the 
Michigan State Highway Department be 
billed for the removal of sidewalk on the 
northeast corner of Jolly Road and Logan 
in the amount of $35.00. 


Carried. 


The Board as a Whole approved the 
recommendations of McNamee, Porter and 


DECEMBER 238, 1963 


Seeley in their letter of December 16, 1963 

pertaining to the Sewage Treatment Plant 

ea and Blower Equipment Contract 
o. 1. 


Referral of petition from the Council 
to construct a sanitary sewer in Manley 
Drive from Forest Road to Wabash Road. 


Motion by Mr. Walker supported by Mr. 
Hazen that this petition be accepted. 


Carried. 


Discussion followed relative to the re 
quest of Harold Stein of the S & S Con- 
struction Company that their retainer fee 
held on Hayford Street Force Main he 
reduced from 20% to 5%. 


Motion by Mr. Woodruff supported by 
Mr. Hazen that the retainer fee be reduced 
to 10%. 


Carried. 


Metting adjourned at 12 midnight. 
Respectfully submitted, 


OTTO A. KERN, 
Secretary. 


P/D 


) 
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